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VQK-mwu FDR THE RECORD 


Sffgjf CT t Mating at Ganaral Praeiaion Labor* tori aa Plaaaant.v< n 
*** Tork » Project Pro«mra»£t of SSUT * 

of 6 hald the afternoon 

oratorio. (OPL) in plaa^*mt^i£^J # or (> ® Wr * 1 Prwciait>a W»- 


Attendance: 



2 Radan S/atam 
Wjr-'Wty kit aparea 
loO day aparaa 

Tach-rejroaantative sarrfcea 
°n a "par aanHaonth'»baaU # 
Racoonendad teat aoninaent 
(To ba OoTarmaat fnrniahad) 



data of h Snt^t*iid*S ^^ d i ^"^ Weald ba J iB »** oonthn trem the 
Informed of th« probabl. ^^i!!^ ?• *•"»«» aonth. I «. 

• J?.TS£ l i3ytr=2,f5 £?“?■* *“ 


• «ix aontha’uad‘tiaa*ioJlTbr^J^ f^Tl"* 1 8y8twM - Ho indicted 

* of J*** it, la racotnmended thSM^lfuI th^t^T”*®?* 011 ** 

"f 3 " thc end of S JS2S n4ir^. lnlti * tini 
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took olscs in 



Vil 


conference room without the presence of 
informed of the Project* e basic concepts and of the Agency's interest. 

He had aurmissd a great deal of this as a result of a previous connection 
with this type of activity. In addition, he was aware of Mr. B 4sseH*s 
Agency connection at the tins of his visit in December. Since 


has been dealing with TSS on a Tap-Secret basis for quite sons tine he 
is basically aware of the securi ty end contractual problems involved. 
He envisioned no difficulties. waa given the following 

ccaaranlcatlone channels i 

Mail address - 


Telephone - 


has the power to negotiate and sign the contract as wll 


as oversea the technical work required. 
U. Action* 


a. The P5Q submitted by 
Security on an expedited basis. 


is to be processed by project 


b. CPI, is to subnit s list of prospective Tech-representatives to 
be cleared for use at Watertown and the overseas bases. One aan per 
base is anticipated. 


is to prepare the proposal for 


/r- 

signature. 


The latter is to nail it to the designated address before 1$ March 1956. 

d. A common meeting between representatives of GPL, Westinghous* 
and Lockheed is recommended. 
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